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THE CITY OF LOS ANGELES OR ITS OFFICERS OR AGENTS SHALL NOT BE RESPONSIBLE FOR THE ACCURACY OR COMPLETENESS OF ELECTRONIC COPIES OF THIS PLAN SHEET. 


NOTICE TO CONTRACTORS 

1. SPECIFICATIONS: ALL WORK SHALL CONFORM TO THE LATEST EDITION AND SUPPLEMENTS OF 'THE 
STANDARD SPECIFICATIONS FOR PUBLIC WORKS CONSTRUCTION" (GREENBOOK), AND THE 
CORRESPONDING "ADDITIONS AND AMENDMENTS TO THE LATEST EDITION OF THE STANDARD 
SPECIFICATIONS FOR PUBLIC WORKS CONSTRUCTION" (BROWN BOOK). 


2. THIS IMPROVEMENT CONSISTS OF WORK CALLED FOR ONLY ON THIS PLAN. THE CONTRACTOR 
SHALL NOT DEVIATE FROM THESE LANDSCAPE PLANS WITHOUT PRIOR APPROVAL FROM THE BUREAU 
STREET SERVICES (BSS). 


3. STANDARD PLANS FOR THIS PROJECT: 

S-444-0 SIDEWALKS 

S-450-3 TREE WELL COVER 

S-455-2 ORNAMENTAL TREE GUARD AND GRATING 

S-456-2 TREE PLANTING AND ROOT CONTROL BARRIER DETAIL 
S-663-1 TREE STAKING AND GUYING DETAILS 

S-671-0 BICYCLE RACK 


4. INSPECTION: ALL WORK AND MATERIALS SHALL BE INSPECTED BY THE INSPECTOR OF PUBLIC WORKS 
DURING CONSTRUCTION PURSUANT TO LATEST EDITION OF THE STANDARD SPECIFICATIONS FOR 
PUBLIC WORKS CONSTRUCTION (GREENBOOK) AS AMENDED BY THE CITY OF LOS ANGELES 
DEPARTMENT OF PUBLIC WORKS "BROWN BOOK", AND THE STANDARD PLANS FOR PUBLIC WORKS 
CONSTRUCTION AS APPLICABLE. CALL (213) 485-5080 BEFORE NOON OF THE WORKING DAY BEFORE 
THE FIRST SCHEDULED DAY OF CONSTRUCTION. 

PRIOR TO THE START OF ANY CONSTRUCTION, DEMOLITION, REMOVALS, SAWCUTTING, OR 
INSTALLATION OF TRAFFIC CONTROL, THE CONTRACTOR SHALL MEET WITH THE INSPECTOR TO DISCUSS 
SAFETY, TRAFFIC CONTROL REQUIREMENTS, PUBLIC ACCESS, CONSTRUCTION IMPACT MITIGATION, 
REMOVAL LIMITS, AND CONTRACTOR'S PLANNED SEQUENCING OF OPERATIONS. 

PRIOR TO OR AT THE PROJECT PRE-CONSTRUCTION MEETING THE CONTRACTOR SHALL PROVIDE THE 
INSPECTOR TWO SETS OF FULL-SIZE PLANS AND MAINTAIN ONE SET OF FULL-SIZE PLANS AT THE SITE 
DURING CONSTRUCTION. 


5. AT LEAST THIRTY (30) DAYS BEFORE THE START OF CONSTRUCTION THE CONTRACTOR SHALL 
CONTACT THE BUREAU OF STREET SERVICES, COORDINATING SECTION AT (213) 847-3200 TO VERIFY 
THAT THERE IS NO PROPOSED PROJECT IN THIS AREA. 


6. NOTIFICATION: AT LEAST TEN (10) DAYS BEFORE THE START OF CONSTRUCTION, CONTRACTOR 
SHALL NOTIFY, IN WRITING, ABUTTING PROPERTY OCCUPANTS OF THE PROPOSED CONSTRUCTION 
START DATE. A COPY OF SAID WRITTEN NOTIFICATION SHALL BE PROVIDED TO THE PUBLIC WORKS 
INSPECTOR FOR APPROVAL BEFORE THEY ARE DISTRIBUTED TO THE OCCUPANTS OF THE ABUTTING 
PROPERTIES. 


7. ADVANCE CONSTRUCTION NOTICE SIGNS: IN ADDITION TO SIGNS REQUIRED BY THE PROVISIONS OF 
THE "WORK AREA TRAFFIC CONTROL HANDBOOK" (WATCH), LATEST EDITION, FURNISH AND PLACE 
SIGNS FOR GIVING ADVANCE NOTICE TO MOTORISTS OF TRAFFIC DISRUPTION AS PART OF THIS 
PROJECT IN ACCORDANCE WITH STANDARD PLAN S-791-1. 


8. THE CONTRACTOR, IN CONFORMANCE WITH LOS ANGELES CITY ORDINANCE NO. 150,478 SHALL 
POTHOLE EXISTING SUBSURFACE INSTALLATIONS CARRYING UNSTABLE SUBSTANCES TO DETERMINE 
THEIR LOCATIONS AND ELEVATIONS BEFORE COMMENCING EXCAVATION. 


9. CUTS OR EXCAVATIONS IN STREETS THAT HAVE BEEN RESURFACED ONE YEAR OR LESS FROM THE 
DATE OF A PROPOSED CUT OR EXCAVATION ARE PROHIBITED UNLESS THE PERMITTEE RESURFACES THE 
ENTIRE BLOCK OR INTERSECTION WITHIN WHICH SUCH CUT OR EXCAVATION OCCURS, PER ORDINANCE 
NO. 171922, 171923, 171924, AND SPECIAL ORDER NO. 06-0807. 


LANDSCAPE NOTES 

10. THE CONTRACTOR SHALL PROTECT ALL TREES WITHIN THE CONSTRUCTION SITE FROM 
DAMAGE IN IN ACCORDANCE WITH THE PROVISION OF SECTION 62.174 OF THE MUNICIPAL CODE. 
A TREE PROTECTION PLAN SHALL BE DEVELOPED FOR EVERY CONSTRUCTION SITE WHERE TREES MAY 
BE POTENTIALLY IMPACTED BY CONSTRUCTION. THE TREE PROTECTION PLAN SHALL BE 
CONSISTENT WITH THE AMERICAN NATIONAL STANDARDS 

INSTITUTE (ANSI) A300 BEST MANAGEMENT PRACTICES. CONSTRUCTION ACTIVITY ADJACENT TO 
EXISTING STREET TREES SHALL NOT COMMENCE PRIOR TO APPROVAL OF THE TREE PROTECTION 
PLAN. 


11. THE CONTRACTOR SHALL PROVIDE TYPE 1 TREE WELL PER STANDARD PLAN S-450-3 FOR 
TREES PLANTED WITHIN THE SIDEWALK AREA. ALTERNATIVE TREE WELL SIZES PER STANDARD 
PLAN S-450-3 MAY BE USED, PROVIDED THAT SIDEWALK COMPLIES WITH ALL ACCESSIBILITY 
STANDARDS PER S-444-0. DECOMPOSED GRANITE TREE WELL COVER SHALL BE INSTALLED UNLESS 
OTHERWISE NOTED. TREE/TREE WELL SHOULD NOT BE PLACED IN FRONT OF BUILDING ENTRANCES 
AND EXITS FOR INGRESS AND EGRESS AS REQUIRED BY THE FIRE DEPARTMENT. 


12. THE CONTRACTOR SHALL VERIFY TREE WELL LOCATIONS AND ALL SUBSURFACE UTILITIES PRIOR TO 
COMMENCING ANY WORK. ANY DISCREPANCIES OR CONFLICTS WITH EXISTING CONDITIONS, 
POTENTIAL TREE CANOPY CONFLICTS WITH ADJACENT BUILDING AWNINGS (BASED ON ESTIMATED 
TREE GROWTH HABITS), OR OTHER PLANS SHALL BE REPORTED TO THE PROJECT ENGINEER. 


13. SIDEWALK/CURB/GUTTER CONSTRUCTION JOINTS SHALL BE LAID OUT AND COORDINATED WITH 
TREE WELL LOCATIONS PRIOR TO SIDEWALK PLACEMENT IN A MANNER SATISFACTORY TO THE 
INSPECTOR OF PUBLIC WORKS. TREE WELL LOCATIONS MAY BE ADJUSTED IN THE FIELD 
LONGITUDINALLY WHERE REQUIRED BY THE INSPECTOR OF PUBLIC WORK PROVIDED IT MEETS ADA 
ACCESSIBILITY REQUIREMENTS, TREE SPACING, AND UFO'S TREE CLEARANCE REQUIREMENTS. 
ELIMINATION OF TREES REQUIRES APPROVAL FROM BSS/UFD. 


14. THE CONTRACTOR SHALL PLANT 36-INCH BOX SIZE TREES (OR AS REQUIRED BY OTHER CITY 
AGENCIES) OF SPECIES AND QUANTITY APPROVED BY BSS/UFD. THE BSS/UFD SHALL INSPECT AND TAG 
TREES UPON DELIVERY TO THE JOB SITE. IT IS THE RESPONSIBILITY OF THE CONTRACTOR TO ENSURE 
THE TREES ARE THE PROPER SPECIES APPROVED BY AN AUTHORIZED REPRESENTATIVE OF BSS/UFD. THE 
STREET TREES SHALL MEET OR EXCEED THE CRITERIA OF GOOD QUALITY TREE STOCK SET FORTH BY THE 
URBAN TREE FOUNDATION, HTTP://WWW.URBANTREE.ORG/, AND THE WESTERN CHAPTER OF THE 
INTERNATIONAL SOCIETY OF ARBORICULTURE'S (WCISA) GUIDELINE SPECIFICATIONS FOR NURSERY 
TREE QUALITY. HTTP://WWW.WCISA.NET/DOWNLOADS/NURSERYTREESPECS.PDF CONTACT BSS/UFD 
(213) 847-3077. AT LEAST FIVE WORKING DAYS BEFORE DELIVERY TO ARRANGE AN APPOINTMENT 
WITH THE BSS/UFD INSPECTOR. UFO ACCEPTS NO RESPONSIBILITY FOR ANY PURCHASING AND/OR 
DELIVERY ARRANGEMENTS AND SHALL REJECT ANY TREES FAILING TO MEET THE SPECIFICATIONS SET 
FORTH IN THE URBAN TREE FOUNDATION'S AND WCISA'S GUIDELINES/SPECIFICATIONS FOR NURSERY 
TREE QUALITY. TREES THAT ARE REJECTED AS A RESULT OF CITY'S INSPECTION SHALL BE IMMEDIATELY 
REMOVED FROM THE PROJECT SITE. NO TREE SHALL BE PLANTED WITHOUT FIRST BEING INSPECTED 
AND ACCEPTED BY BSS/UFD INSPECTOR. 


15. THE CONTRACTOR SHALL MAINTAIN A BALANCED WATERING PROGRAM TO ENSURE PROPER 
GROWTH AT THE TIME OF PLANTING AND THROUGHOUT THE ENTIRE DURATION OF THE PLANT 
ESTABLISHMENT PERIOD. IMMEDIATELY AFTER PLANTING, APPLY WATER TO EACH TREE; APPLY WATER 
IN A MODERATE STREAM IN PLANTING BASIN OR TREE WELL UNTIL SOIL AROUND THE ROOTS IS 
COMPLETELY SATURATED FROM THE BOTIOM OF THE PLANTING PIT TO THE SOIL ON THE SURFACE. THE 
CONTRACTOR SHALL REFER TO BSS/UFD "CARE INSTRUCTIONS FOR YOUR NEWLY PLANTED TREES" AND 
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AND ROOT PRUNING, A ROOT PRUNING PERMIT SHALL BE ISSUED TO PERMITIEE. ROOT PRUNING 
SHALL BE PERFORMED PER THE INSTRUCTIONS CONTAINED ON THE ROOT PRUNING 

PERMIT. IF UFO REQUIRES TREE CROWN PRUNING IN ADDITION TO ROOT PRUNING, A TREE 
PRUNING PERMIT SHALL BE ISSUED TO THE PERMITTEE. TREE PRUNING SHALL BE IN 
COMPLIANCE WITH AMERICAN NATIONAL STANDARDS INSTITUTE (ANSI) A 300 GUIDELINES. THE ROOT 
OR CROWN PRUNING PERMIT OR A COPY SHALL BE AT THE JOB SITE WHILE TREE WORK IS 
BEING PERFORMED. ROOT OR CROWN PRUNING WITHOUT A PERMIT IS A 

MISDEMEANOR. 


18. LANDSCAPE CONSTRUCTION WITHIN THE PUBLIC RIGHT-OF-WAY SHALL CONFORM TO THE 
CITY'S LATEST PARKWAY LANDSCAPING GUIDELINES 


19. CONSTRUCTION QUANTITES ON THESE LANDSCAPE PLANS ARE NOT VERIFIED BY THE CITY. 
APPROVAL OF THESE PLANS ARE FOR PERMIT PURPOSES ONLY AND SHALL NOT PREVENT THE CITY 
FROM REQUIRING CORRECTION OF ERRORS IN THE PLANS WHERE SUCH ERRORS ARE SUBSEQUENTLY 
FOUND TO BE IN VIOLATION OF ANY LAW, ORDINANCE, HEALTH, SAFETY, OTHER ISSUES, OR 
DESIGN INTENT. 


20. PARKWAYS, MEDIANS AND IRRIGATION SYSTEMS 

A. IDENTIFY ON THE PLANS THE AGENCY/GROUP WHO WILL BE MAINTAINING THE NON 
STANDARD IMPROVEMENTS. 

B. ALL IRRIGATION MAINLINE SHALL BE SCHEDULE 80 PVC, AND ALL LATERALS/SLEEVES SHALL BE 
SCHEDULE 40 PVC. SLEEVES SHALL BE TWICE THE SIZE OF THE PIPE BEING SLEEVED. ALL IRRIGATION 
MAINLINE AND LATERALS SHALL BE A MINIMUM OF%" SIZE. 

C. THE CONTRACTOR SHALL PAY FOR ALL PERMITS AND CONSTRUCTION COSTS FOR THE 
DEPARTMENT OF WATER AND POWER (DWP) TO CONDUCT ANY STREET WORK (TRENCHING), 
MAINLINE/SLEEVE INSTALLATION IN THE STREET, WATER METER INSTALLATION, AND REDUCED 
PRESSURE BACKFLOW PREVENTER REVIEW. A BILLING ADDRESS MUST BE PROVIDED WHEN 
APPLYING FOR INSTALLATION OF THE SUB-WATER METERS. CONTRACTOR MUST FILE THE 
APPLICATION PRIOR TO START OF CONSTRUCTION. CONTRACTOR TO CONTACT DWP IN ORDER TO 
ESTABLISH UTILITY SERVICE AND BILLING ADDRESSES. UTILITY SERVICE MUST BE ESTABLISHED PRIOR 
TO PLANTING. 

D. THE REDUCED PRESSURE PRINCIPLE BACKFLOW PREVENTER, RELATED EQUIPMENT AND 
IRRIGATION CONTROLLER SHALL BE INSTALLED ON PRIVATE PROPERTY UNLESS OTHERWISE 
DIRECTED BY BSS. 

E. ALL IRRIGATION EQUIPMENT PLACED IN BOTH HARDSCAPE AND LANDSCAPE AREAS SHALL BE 
INSTALLED IN TRAFFIC-RATED CONCRETE VALVE BOXES WITH HINGED METAL LIDS. IRRIGATION 
EQUIPMENT INCLUDES REMOTE CONTROL VALVES, FLUSH VALVES, AIR RELIEF VALVES, QUICK 
COUPLERS, ETC. 

F. ALL IRRIGATION MAINLINES WITHIN THE PUBLIC RIGHT OF WAY SHALL BE 24" BELOW FINISH 
GRADE. ALL IRRIGATION LATERALS WITHIN THE PUBLIC RIGHT OF WAY SHALL BE 12" BELOW FINISH 
GRADE. BELOW VEHICULAR ACCESS AREAS, IRRIGATION MAINLINES WITHIN THE PUBLIC RIGHT OF 
WAY SHALL BE 36" BELOW FINISH GRADE, AND SLEEVED. 

G. ALL IRRIGATION SHALL BE POP-UP SPRAY/BUBBLER HEADS AND/OR SUB-SURFACE DRIP IRRIGATION. 
NO FIXED RISERS ARE ALLOWED WITHIN THE PUBLIC RIGHT OF WAY. 

H. DIRECT BURIAL IRRIGATION CONTROL WIRE SHALL BE 1f14 GAUGE AND SHALL BE PLACED AT 
24" BELOW GRADE TAPED TO MAINLINE WHERE APPLICABLE. 

I. ALL DRIP IRRIGATION SHALL BE DIRECT BURIAL IN-LINE EMITTER TYPE, INSTALLED A MINIMUM 
OF 2" TO 4" BELOW FINISH GRADE. 


PROJECT ACCEPTANCE 


21. NOTIFY THE BSS/UFD AND THE INSPECTOR OF PUBLIC WORKS A MINIMUM OF 5 DAYS IN ADVANCE 
TO COORDINATE AND ARRANGE INSPECTIONS. UPON COMPLETION OF PLANTING, THE CONTRACTOR 
SHALL ARRANGE FOR SUBSTANTIAL COMPLETION INSPECTION BY THE BSS/UFD AND INSPECTOR OF 
PUBLIC WORKS. THE CONTRACTOR SHALL CORRECT ANY DISCREPANCIES PRIOR TO FINAL INSPECTION 
OF THE PROJECT. THE ESTABLISHMENT PERIOD SHALL BEGIN ONCE ALL PLANTING AND RELATED 
LANDSCAPE WORK HAS BEEN COMPLETED IN ACCORDANCE WITH THE APPROVED PLANS. THE 
ESTABLISHMENT PERIOD SHALL BE A MINIMUM OF THREE (3) YEARS TO ENSURE NEWLY TREES ARE 
HEAL THY, VIGOROUS, PROPERLY PRUNE, AND FULLY ESTABLISHED. ONLY STRUCTURAL TYPES OF 
PRUNING, AND PRUNING TO REMOVE DEAD OR BROKEN BRANCHES ARE RECOMMENDED DURING THIS 
PERIOD. IN THE EVENT TREES BECOME IRREPARABLY DAMAGED, SEVERELY STRESSED OR DIE 
ALTOGETHER, THEY SHALL BE REMOVED AND REPLACED IN-KIND BY THE CONTRACTOR WITHIN FOUR 
(4) WEEKS AFTER NOTIFICATION FROM THE CITY AT NO ADDITIONAL COSTS. THE CONTRACTOR SHALL 
GUARANTEE THE SURVIVAL AND HEALTH OF ALL REPLACEMENT TREES FOR A MINIMUM OF THREE (3) 
YEARS. THE BSS/UFD INSPECTOR SHALL BE THE SOLE JUDGE AS TO THE CONDITION OF THE TREES AND 
RESERVES THE RIGHT TO EXTEND THE ESTABLISHMENT PERIOD UNTIL ALL DEFICIENCIES ARE 
CORRECTED. PROOF OF A CONTRACT WITH A LICENSED LANDSCAPE CONTRACTOR TO MAINTAIN THE 
TREES DURING THE ESTABLISHMENT PERIOD SHALL BE SUBMITTED TO THE INSPECTOR OF PUBLIC 
WORKS AND BSS/UFD INSPECTOR. SHOULD THERE BE A CHANGE OF CONTRACTOR DURING THE 
ESTABLISHMENT PERIOD, AN INSPECTION IS REQUIRED BY THE INSPECTOR OF PUBLIC WORKS AND 
BSS/UFD INSPECTOR PRIOR TO THE TRANSFER OF RESPONSIBILITY TO A NEW CONTRACTOR. 


SIDEWALK FURNITURE 

22. 

A. THE CONTRACTOR SHALL CONTACT DAVID RIVERA OF BSS INVESTIGATION AND ENFORCEMENT 
DIVISION AT (213) 847-6000 FOR TEMPORARY REMOVAL AND REINSTALLATION OF NEWSRACK/S), 
AT LEAST 7 DAYS PRIOR TO THE DESIRED DATE OR REMOVAL/REINSTALLATION. 

B. CITY-OWNED TRANSIT SHELTERS, PUBLIC AMENITY KIOSKS, AND NEWSSTAND VENDING KIOSKS: 
CONTRACTOR SHALL ARRANGE AND PAY FOR THE REMOVAL, STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RE-INSTALLATION OF ALL TRANSIT SHELTERS, PUBLIC AMENITY. KIOSKS 
(PAK'S), NEWSSTAND VENDING KIOSKS (VK'S), AUTOMATED PUBLIC TOILETS (APT'S), AND/OR 
ADVERTISING BASED BUS BENCHES (AD BUS BENCHES) AND THEIR RELATED APPURTENANCES 
THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WITH THESE PLANS 
WHETHER SHOWN 'P 

AND INDICATED ON THE PLANS OR NOT. TRANSIT SHELTERS, PAK'S, VK'S, APT'S, AND AD BUS BENCHES 
ARE THE PROPERTY OF THE CITY OF LOS ANGELES AND MAY ONLY BE REMOVED, RELOCATED, 
STORED, REPLACED AND/OR RE-INSTALLED BY THE CITY'S 

AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, LLC, (OUTFRONT-DECAUX) AND MARTIN OUTDOOR 
MEDIA, LLC (MOM). 

C... FOR PROPOSED TRANSIT AMENITIES AT BUS STOP LOCATIONS, COORDINATE AND CONFIRM 
PERMANENT BUS STOP LOCATIONS WITH MTA BUS STOP OPERATIONS AND THE BSS 
CORDINATED STREET FURNITURE PROGRAM (CONTACT SERGIO SAMAYOA AT (213) 847-0872). 
UNDER CITY CONTRACT, TRANSIT AMENITIES VENDORS HAVE THE FIRST RIGHT OF REFUSAL OF 
INSTALLATION. 

1. CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX AT (213) 608-0872 
A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL OR RELOCATION OF A TRANSIT 
SHELTER, PAK, VK, OR APT, TO ARRANGE AND PAY FOR THE REQUIRED REMOVAL, RELOCATION, 
REPLACEMENT, OR RE-INSTALLATION. OUTFRONT-JC DECAUX WILL THEN PREPARE AN INVOICE 
FOR ITS COSTS TO PERFORM THE REQUESTED WORK AND PRESENT ITTO THE CONTRACTOR. 
UPON REMITTANCE FROM CONTRACTOR FOR ITS INVOICED COSTS, OUTFRONT-JC DECAUX WILL 
SCHEDULE ITS CREWS TO PERFORM THE REQUESTED WORK. NEITHER OUTFRONT-JC DECAUX OR 
THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH CONTRACTOR'S FAILURE TO 
PROPERLY NOTIFY AND REMIT ITS PAYMENT TO OUTFRONT-JC DECAUX AS NOTED HEREON. 

2. CONTRACTOR SHALL CONTACT JUAN LOPEZ OR GLENN FLUTIE OF MOM AT (310) 559-1600 A 
MINIMUM OF FOUR (4) WEEKS PRIOR TO ANY REQUIRED REMOVAL OR RELOCATION OF ANY AD 
BUS BENCH TO ARRANGE FOR ITS REMOVAL OR RELOCATION. NEITHER MOM NOR THE CITY 
SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO 
PROPERLY NOTIFY MOM AS NOTED HEREON. 

3. CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFRONT-DECAUX AT (213) 
608-0872 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION OF ANY SIDEWALK AREA 


AQOYAMA TREE NOTE: 


THE AQOYAMA TREE IS A HISTORIC CULTURAL 


MONUMENT (No. 920) THAT SHALL BE 
PROTECTED IN PLACE. THE CONTRACTOR 


SHALL RETAIN A CONSULTING ARBORIST TO 
DEVELOP A TREE PROTECTION PLAN, AND BE 


ON-SITE TO OBSERVE CONSTRUCTION 
ACTIVITY WITHIN THE ARBORISTS 
DETERMINED TREE PROTECTION ZONE. 


ASTRONAUT S. E. 
ONIZUKA ST. 
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TREE SPACING GUIDELINES 


STREET TREE DISTANCES FROM OTHER INFRASTRUCTURE ARE AS FOLLOWS: 
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CITY ENGINEER 


LIC. NO. 2033 


DAVID TATSUMI 


DESIGN GROUP 


WEY KANG 
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DESIGNED BY: MICHAEL ACEVES 

CHECKED BY: MICHAEL ACEVES 

APPROVED BY: DAVID TATSUMI 
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DEPARTMENT GF PUBLIC WORKS 


CENTRAL AVE 


APPLY WATER IN SUFFICIENT QUANTITIES AND AS OFTEN AS SEASONAL CONDITIONS REQUIRE TO 
ENSURE TREE ESTABLISHMENT AND ROBUST GROWTH. 


WATER AND GAS METERS 


SAFETY IMPROVEMENTS 


THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, OR RELOCATED TRANSIT SHELTER, PAK, SITE ELEMENT MAINTENANCE 
VK, AND/OR APT TO COORDINATE THE PLACEMENT AND INSTALLATION OF ANY SUB-GRADE 


16. TREE REMOVAL: PRIOR TO ANY STREET TREE REMOVAL, ATREE REMOVAL APPLICATION SHALL BUNDS EAN UR se lede BOND SSR EB R EPE TO SEA STS TE TERN TAL BRA ASSER BENCHES - MAINTAINED BY BSS 


BE SUBMITTED TO UFD. TREE REMOVAL PERMIT REQUIRES APPROVAL BY THE BOARD OF PUBLIC BIG BELLY TRASH CANS - MAINTAINED BY LITTLE 
WORKS WHEN REMOVING THREE OR MORE STREET TREES OR APPROVAL FROM THE CITY 73. THE CONTRACTOR SHALL SUBMIT SHOP DRAWINGS OF THE BIKE RACKS FOR REVIEW AND TOKYO BID. 

FORESTER WHEN REMOVING TWO STREET TREES OR LESS. THE APPLICATION PROCESS, FOR APPROVAL BY LADOT/DSIG PRIOR TO INSTALLATION. TRASH RECEPTACLES. 

REMOVAL OF THREE OR MORE TREES, MAY TAKE FROM 90-120 DAYS DEPENDING UPON PROJECT 


SEE CL SHEETS 


HORIZONTAL CONTROL: SEE CL SHEETS 


BIKE RACKS - MAINTAINED BY DOT. TRANSIT SHELTERS 


LOS ANGELES, CA 90017 


Tel 213.538.1388 


1000 WILSHIRE BLVD. 
Vm 213.538.1392 


SUITE 2100 
Fax 213.538.1399 


DRIVEWAY APRONS AND CROSSWALKS 


ATP CYCLE 1- LITTLE TOKYO PEDESTRIAN 
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VERTICAL CONTROL : 
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REVISION DATES 
(DESIGN STAGE ONLY) 


GENERAL LANDSCAPE NOTES: 


10. 


11. 


1 


ALL WORK SHALL CONFORM TO THE LATEST EDITION AND 
SUPPLEMENTS OF THE STANDARD SPECIFICATIONS FOR PUBLIC 
WORKS CONSTRUCTION AS ADOPTED BY THE BOARD OF PUBLIC 
WORKS OF THE CITY OF LOS ANGELES AS MODIFIED BY 
CORRESPONDING ISSUE OF STANDARD PLAN S-610. 


ALL WORK SHALL BE PERFORMED IN ACCORDANCE. WITH THE 
DEPARTMENT OF PUBLIC WORKS STANDARD PLANS, UNLESS 
OTHERWISE SUPPLEMENTED OR MODIFIED. 


THE CONTRACTOR SHALL REVIEW THE CONTRACT DOCUMENTS FOR 
ALL STREET TREES THAT ARE. TO REMAIN, REMOVt.D OR RELOCATED. 
CONTRACTOR SHALL TAG ALL STREET TREES DESTINED FOR REMOVAL 
WITH A RED RIBBON AND CONTACT THE BUREAU OF STREET SERVICES 
STREET TREE DIVISION PRIOR TO ANY REMOVALS. 


ALL TREES AND SHRUBS SHALL BE GRINDED THRU A WOOD CHIPPER 
EITHER ON OR OFF-SITE AND ALL GREEN WASTE MATERIAL TO BE SENT 
TO A RECYCLING PLANT. 


ALL WORK MATERIALS ARE SUBJECT TO INSPECTION AND APPROVAL 
BY THE PROJECT ENGINEER. CONTACT THE PROJECT ENGINEER A 
MINIMUM OF 48 HOURS PRIOR TO ANY INSPECTIONS REQUIRED BY THE 
STANDARD SPECIFICATION AND STANDARD PLANS, THE FOLLOWING 
ARE ALSO REQUIRED: 


e TAGGING OF PLANT MATERIAL 15 GALLON SIZE AND LARGER AT THEIR 
SOURCE. 

e APPROVAL OF ALL PLANT AT THE SITE PRIOR TO PLANTING. 

e CONFIRMATION AND APPROVAL OF ALL PLANT MATERIAL LOCATION 
AND SPACING PRIOR TO PLANTING. 

e START OF MAINTENANCE (PRE -FINAL INSPECTION) 

e END OF MAINTENANCE (FINAL INSPECTION) 


THE PLANS ARE DIAGRAMMATIC. THE CONTRACTOR SHALL VERIFY THE 
EXISTING CONDITIONS AND NOTIFY THE PROJECT ENGINEER OF ANY 
DISCREPANCIES PRIOR TO START OF WORK. 


THE CONTRACTOR SHALL CONTRACT A CITY APPROVED SOILS 
TESTING LABORATORY AND CONDUCT AGRONOMIC SOILS TESTS AT 
EACH TREE PLANTING LOCATION AS PART OF HIS CONTRACT. THE 
CONTRACTOR SHALL APPLY THE SOILS TESTS RECOMMENDATIONS TO 
THE SOILS AMENDMENTS USED IN THE PROJECT. 


THE CONTRACTOR SHALL NOTIFY THE PROJECT ENGINEER 48 HOURS 
PRIOR TO REMOVAL OPERATIONS TO CONFIRM THE LOCATION OF THE 
TREE REMOVALS. 


THE CONTRACTOR SHALL FIELD VERIFY, PRIOR TO CONSTRUCTION 
THAT ALL PROPOSED TREE WELLS AND ANY PROPOSED SITE FIXTURE 
INSTALLATIONS WILL NOT IMPACT ANY ADA SETBACK REQUIREMENTS. 
IN THE EVENT THAT MINIMUM ADA REQUIREMENTS ARE IMPACTED. THE 
CONTRACTOR SHALL NOTIFY THE CITY'S AUTHORIZED 
REPRESENTATIVE IMMEDIATELY. 


TREES LOCATED AT THE SOUTHWEST CORNER OF THE LOS ANGELES 
ST. AND 2ND ST. INTERSECTION ARE TO BE PRUNED ONLY. 


BIG BELLY TRASH CANS SHALL BE INSTALLED AT THE FOLLOWING 
LOCATIONS: 


A. FRANCES HASHIMOTO PLAZA 

B. KAJIMA BUILDING (SOUTHEAST CORNER) 

C. JAPANESE AMERICAN NAT'L MUSEUM 

D. ST. FRANCIS XAVIER JAPANESE CATHOLIC CENTER 
E. 2ND AND CENTRAL NEAR FEDEX KINKO'S 


CONTACT THE CITY PROJECT MANAGER PRIOR TO INSTALLING BIG 
BELLY TRASH CANS. ALL BIG BELLY TRASH CAN LOCATIONS SHALL BE 
VERIFIED BY THE CITY PROJECT MANAGER. 


Sheet Version 4.01 2-2005 
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PLANTING NOTES: 


THE CONTRACTOR SHALL PROTECT IN PLACE ALL EXISTING 
TREES AND/OR OTHER PLANT MATERIAL AS NOTED ON THE 
PLANS OR AS DIRECTED BY THE PROJECT ENGINEER. THE 
CONTRACTOR SHALL NOT STORE ANY CONSTRUCTION 
MATERIALS INCLUDING EQUIPMENT OR EXCAVATED SOILS, NOR 
OPERATE ANY MACHINERY THAT MIGHT COMPACT THE 
EXISTING SOIL WITHIN THE DRIP LINE OF THE TREE'S CANOPY 
WITHOUT PRIOR APPROVAL BY THE PROJECT ENGINEER. THE 
CONTRACTOR SHALL BE RESPONSIBLE TO REPLACE IN SIZE, 
KIND, AND TO THE SATISFACTION OF THE PROJECT ENGINEER 
ANY EXISTING PLANT MATERIAL THAT IS TO BE PROTECTED AND 
IS DAMAGED DURING THE CONSTRUCTION PERIOD. 


TOPSOIL SHALL BE CLASS "A" TOPSOIL PER SECTION 212-1.1 OF 
THE STANDARD SPECIFICATIONS FOR PUBLIC WORKS 
CONSTRUCTION. NO PLANTING OPERATION WILL ALLOWED 
UNTIL THE SOIL IS TESTED AND AMENDED BY AN APPROVED 
SOIL TESTING AGENCY FOR AGRICULTURAL SUITABILITY AND 
SOIL FERTILITY ANALYSIS. CONTRACTOR TO SUBMIT REPORT 
TO PROJECT ENGINEER FOR APPROVAL PRIOR TO PLACEMENT. 


THE CONTRACTOR SHALL NOTIFY THE PROJECT ENGINEER 48 
HOURS PRIOR TO PLANTING OPERATIONS TO CONFIRM THE 
LOCATION OF THE PLANT MATERIALS. LOCATION AND 
QUANTITIES OF PLANT MATERIALS ON THE PLANS ARE 
APPROXIMATE AND ARE PROVIDED TO SHOW GENERAL INTENT. 
PLANT LOCATION AND QUANTITY ADJUSTMENTS SHALL BE 
PERFORMED BY THE CONTRACTOR AS DIRECTED BY THE 
PROJECT ENGINEER AT NO ADDITIONAL COST. 


THE CONTRACTOR SHALL REPLACE AS SOON AS POSSIBLE ANY 
PLANT THAT SHOWS SIGNS OF FAILURE TO GROW AT ANY TIME 
DURING THE CONTRACT PERIOD OR THOSE PLANTS THAT ARE 
INJURED OR SO DAMAGED AS TO RENDER THEM UNSUITABLE 
FOR THE PURPOSE INTENDED. PROVIDE REPLACEMENT PLANTS 
OF THE SAME TYPE AND SIZE, AND INSTALL THEM PER THE 
PLANTING SPECIFICATION. 


THE CONTRACTOR SHALL PROVIDE FOR A PLANT 
ESTABLISHMENT PERIOD OF 1 YEARS FOR ALL TREES. 
CONTRACTOR SHALL MAINTAIN ALL PLANTED AREAS BY MEANS 
OF MAINTAINING IRRIGATION SYSTEMS, WATERING, WEEDING, 
SPRAYING, TRIMMING, FERTILIZING, AND THE PICKING UP OF 
DEBRIS AND TRASH FOR THE DURATION OF THE PLANT 
ESTABLISHMENT PERIOD. 


TREES TO BE SELECTED AS DESCRIBED IN ANSI 2Z60.1-2014, 
TRUNK CALIPER FOR 36" BOX TREES SHALL BE 1.5 INCHES TO 3 
INCHES. 


TREES TO BE PLANTED AS DESCRIBED IN STANDARD PLAN 
S-456-2 TREE WELL PLANTING WITH DECOMPOSED GRANITE 
COVER. 


36" BOX TREES TO BE STAKED AS DESCRIBED IN STANDARD 
PLAN S-663-1 DOUBLE WOOD TREE STAKING IN TREE WELL. 


TREE WELL TO BE INSTALLED AS DESCRIBED IN STANDARD 
PLAN S-450-3 DECOMPOSED GRANITE TREE WELL COVER. 


TREE WELLS TO BE INSTALLED ADJACENT TO CURB UNLESS 
OTHERWISE NOTED ON THE LANDSCAPE PLANS. 


SEE LANDSCAPE DETAIL SHEET LD-301 FOR TRASH 
RECEPTACLE, BENCH, BUS SHELTER, AND BIKE RACK 
INSTALLATION. 


TREE LOCATIONS FROM EXISTING STRUCTURES TO FOLLOW 
URBAN FORESTRY DIVISION TREE SPACING GUIDELINES. 


TREE STATIONS ARE FOR REFERENCE ONLY. LOCATIONS TO BE 
DETERMINED IN FIELD BY URBAN FORESTRY INSPECTOR. 


ALL PLANTING HOLES SHALL HAVE THE FOLLOWING BACK FILL 
MIXTURE: 


A. 70% ON SITE SOIL BY VOLUME 
B. 30% NITROLIZED FIR BARK SOIL AMENDMENT 
C. COMMERCIAL FERTILIZER 7 GRAM TABLETS 12-8-8 SLOW 
RELEASE TYPE: 
C.1.. TWENTY (20) TABLETS FOR EACH 36" BOX PLANT 
C.2. SIXTEEN (16) TABLETS FOR EACH 24" BOX PLANT 


AREAS WHERE SUPPLEMENTAL FACE OF CURB (OD) 
STREET FURNITURE MAY BE A TYPICAL 
SITED/INSTALLED (TYP.) 
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MINIMUM SET BACK CLEARANCES FOR SUPPLEMENTAL STREET FURNITURE PLACEMENT 
() FROM FACE OF CURB: PREFERRED MINIMUM CLEARANCE IS 2'-0”; ABSOLUTE MINIMUM CLEARANCE 


IS 1'-6" 


(GQ) PEDESTRIAN ACCESS ROUTE (PAR): PREFERRED MINIMUM CLEARANCE IS 5'-0”; ABSOLUTE MINIMUM 


CLEARANCE IS 4'-0”. PAR SHALL BE KEPT FREE AND CLEAR OF ALL OBSTRUCTIONS. 


() FROM STREETS, ALLEYS & RAILROAD CROSSINGS: 45' FROM STREET INTERSECTIONS; 20' FROM 


ALLEY ENTRANCES; 100' FROM RAILROAD CROSSINGS. 


(&) FROM DRIVEWAYS & ACCESS RAMPS: 6'-0” FOR DRIVEWAYS; 5'-0” FOR ACCESS RAMPS TO/FROM 


CROSSWALKS OR STREET AREAS. 


(5) FROM BUILDING FIRE SAFETY EQUIPMENT/STANDPIPE CONNECTIONS: 3'-0” 
() FROM THE EDGES OF BUILDING PEDESTRIAN INGRESS/EGRESS POINTS: 3'-0” (INCLUDES BUT IS NOT 


LIMITED TO DOORWAYS, GATES, STAIRS, ACCESS RAMPS , ETC.) 


G) FROM SUBGRADE EQUIPMENT: 5'-0” (INCLUDES BUT IS NOT LIMITED TO THE FOLLOWING: STORM DRAIN 


CATCH BASINS, UTILITY VAULTS, GAS/WATER METER BOXES, ELECTRICAL OR TRAFFIC SIGNAL BOXES, 
BASEMENTS, BASEMENT DELIVERY LIFT DOORS, (SUBWAY) EMERGENCY EXIT STAIRWELLS, ETC.) 


FROM ABOVE GRADE EQUIPMENT: 5'-0” (INCLUDES BUT IS NOT LIMITED TO THE FOLLOWING: UTILITY 


POLES, STREET LIGHT POLES, FIRE HYDRANTS, TRAFFIC SIGNAL CONTROL BOXES, METER PEDESTALS, 
TRANSIT SHELTERS, GUY WIRES, ETC.) 


G) FROM TREEWELLS & PLANTING AREAS: 4'-0" (UNLESS STREET FURNISHINGS ARE DELIBERATELY 


INSTALLED AS PART OF A PLANTING AREA. STREET FURNISHINGS DELIBERATELY PLACED IN WITHIN 
PLANTING AREAS ARE REQUIRED TO HAVE A CONCRETE PAD BENEATH THEM) 


NOTES: 


PREPARED BY : 


CHECKED BY: 


ALL SUPPLEMENTAL STREET FURNITURE INSTALLATIONS REQUIRE BOTH A CONSTRUCTION PERMIT 
FOR INSTALLATION AND REVOCABLE PERMIT TO FACILITATE ON GOING MAINTENANCE, ISSUED BY THE 
BUREAU OF ENGINEERING. THE DEPARTMENT OF PUBLIC WORKS DOES NOT MAINTAIN SUPPLEMENTAL 
STREET FURNISHINGS. 

.… SUPPLEMENTAL STREET FURNISHINGS CAN NOT BE PLACED ON SIDEWALKS THAT ARE LESS THAN 7'-0” 
IN WIDTH. 

I. DUE TO THE CITY'S CONTRACTUAL PROGRAMSS) THAT PROVIDE(S) TRANSIT SHELTERS AND BUS 
BENCHES, SUPPLEMENTAL STREET FURNITURE IS GENERALLY NOT RECOMMENDED FOR PLACEMENT 
WITHIN BUS STOP ZONES. SUPPLEMENTAL STREET FURNITURE IS OCCASIONALLY ALLOWED WITHIN 
BUS STOP ZONES AND APPROVED ON A CASE BY CASE BASIS; ALL STREET FURNISHINGS WITHIN BUS 
STOP ZONES ARE SUBJECT TO RELOCATION AND/OR REMOVAL BY THE CITY AT ANY TIME 
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BY: 
HUGH S. LEE, DIVISION ENGINEER 
ENGINEERING DIVISION 


REFERENCES PLANS. I SERIAL/SKETCH NO. SHEET OF 
REVIEWED BY: DATE : 20 2 2 


T | FURNITURE ”PLACEMENT. DETAIL 


NES 


15. FINAL DETERMINATION OF TREE PLANTING LOCATIONS IS 
SUBJECT TO APPROVAL BY BUREAU OF STREET SERVICES, 
URBAN FORESTRY DIVISION. THE BUREAU OF STREET 
SERVICES, URBAN FORESTRY DIVISION SHALL INSPECT AND 
TAG TREES UPON DELIVERY TO THE JOB SITE. IT IS THE 
RESPONSIBILITY OF THE CONTRACTOR TO ENSURE THE 
TREES ARE THE PROPER SPECIES APPROVED BY AN 
AUTHORIZED REPRESENTATIVE OF URBAN FORESTRY 
DIVISION. THE STREET TREES SHALL MEET OR EXCEED THE 
CRITERIA OF GOOD QUALITY TREE STOCK SET FORTH BY THE 
URBAN TREE FOUNDATION'S 
HTTP://WWW.URBANTREE.ORG/ AND THE WESTERN 
CHAPTER OF THE INTERNATIONAL SOCIETY OF 
ARBORICULTURE'S (WCISA) GUIDELINE SPECIFICATIONS FOR 
NURSERY TREE QUALITY. 
HTTP://WWW.WCISA.NET/DOWNLOADS/NURSERYTREESPECS.PDF 

CONTACT URBAN FORESTRY DIVISION (213) 485-6619 OR (213) 
847-3077 AT LEAST FIVE WORKING DAYS BEFORE DELIVERY TO 
ARRANGE AN APPOINTMENT WITH THE INSPECTOR. INSPECTOR 
SHALL REVIEW THE PROPOSED TREE LOCATIONS PRIOR TO THE 
CONSTRUCTION OF THE SIDEWALK. URBAN FORESTRY DIVISION 
ACCEPTS NO RESPONSIBILITY FOR ANY PURCHASING AND/OR 
DELIVERY ARRANGEMENTS AND SHALL REJECT ANY TREES 
FAILING TO MEET THE SPECIFICATIONS SET FORTH IN THE 
URBAN TREE FOUNDATION'S AND WCISA'S GUIDELINES 
SPECIFICATIONS FOR NURSERY TREE QUALITY. CONTRACTOR 
SHALL BE RESPONSIBLE FOR ANY PERMIT REQUIREMENTS OR 
FEES. 


REPLACEMENT SHEET 


LOS ANGELES, CA 90017 


Tel 213.538.1388 


1000 WILSHIRE BLVD. 
Vm 213.538.1392 
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P.O. DRAWER 330 - DUNKIRK, MD 20754 USA NOTES: 
QED VICTOR STANLEY, INC.2 TOLL FREE: (800) 368-2573 (USA & CANADA) 1. DRAWINGS NOT TO SCALE. DO NOT SCALE DRAWINGS. 
É gf TEL (301) 855-8300 - FAX (410) 257-7579 2. ALL FABRICATED METAL COMPONENTS ARE STEEL SHOTBLASTED, ETCHED, 
WEB SITE: HTTP://WWW.VICTORSTANLEY.COM PHOSPHATIZED, PREHEATED, AND ELECTROSTATICALLY POWDER-COATED WITH 
T.G.J.C. POLYESTER POWDER COATINGS. PRODUCTS ARE FULLY CLEANED AND 
+ KUL DIMENSIONS ARE IN INCHES PRETREATED, PREHEATED AND COATED WHILE HOT TO FILL CREVICES AND 
BUILD FILM COATING. COATED PARTS ARE THEN FULLY CURED TO COATING 
MANUFACTURER'S SPECIFICATIONS. THE THICKNESS OF THE RESULTING FINISH 
AVERAGES 8-10 MILS (200-250 MICRONS). 
3. OIL IMPREGNATED BRONZE BUSHINGS AND STAINLESS STEEL PIVOT PINS 
R FOR DOOR MOVEMENT, STANDARD 3/16" SOLID STEEL LATCH ASSEMBLY OR 
Ø 28-1/8: 4. THIS VICTOR STANLEY, INC. PRODUCT MUST BE PERMANENTLY AFFIXED TO 
THE GROUND. CONSULT YOUR LOCAL CODES FOR REGULATIONS. 
5. VICTOR STANLEY, INC., PLASTIC INNER LINERS ARE MOLDED ON TOOLING 
DESIGNED FOR AND OWNED BY VICTOR STANLEY, INC. THEY OFFER MAXIMUM 
1/4" x 2-1/2" CAPACITY AND STRENGTH WITH LIGHTWEIGHT CONSTRUCTION USING CRITICAL 
HORIZONTAL MOLDED RIBS, INTEGRAL HANDHOLDS, AND HIGH-STRENGTH MATERIALS. THIS 
STEEL BANDS MINIMIZES HANDLING DIFFICULTY AND FACILITATES EASY EMPTYING AND 
STORAGE WHILE AFFORDING LONG SERVICE LIFE. 
6. ANCHOR BOLT NOT PROVIDED BY VICTOR STANLEY, INC. 
7. FOR HIGH SALT ABUSIVE CLIMATES, HOT-DIP GALVANIZING BEFORE POWDEr 
COATING IS AVAILABLE. HOT-DIP GALVANIZING IS PERFORMED FOR VICTOR 
MENN ESS DORT BARE: STANLEY, INC. BY AN EXPERIENCED QUALIFIED FIRM TO WHICH PRODUCTS ARE 
3/8" x 1" 5/8" SOLID SHIPPED FOR GALVANIZING. HOT-DIP GALVANIZING INCLUDES AN AGGRESSIVE 
VERITAL SOLID Vermi STEEL TOP RING PRE-TREATMENT AND IMMERSION IN A TANK OF CHARGED LIQUID ZINC AT OR 
STEEL BARS 2 AROUND 860'F (460?C). THE RESULTING SURFACE IS RESISTANT TO RUST BUT 
) HAS SOME UNEVENNESS RESULTING FROM THE BONDING OF THE ZINC TO THE 
STEEL SURFACE. AS A RESULT, THE POWDER-COATING SURFACE FINISH OVER 
BLACK POWDER COATING THAT GALVANIZED SURFACE MAY EXHIBIT BUMPS, UNEVENNESS, AND MAY NOT 
FEKS EEEr g BE AS SMOOTH AS THE STANDARD FINISH; THIS UNEVEN AND INCONSISTENT 
3/4” SQUARE REY KITE ASE DIAMETER SERGABE FABEREDLORMERED UD KS FINISH IS NORMAL FOR GALVANIZING. CONTACT MANUFACTURER FOR DETAILS. 
ANCHOR BOLT HOL TIREÅDED STEEL SNE SHOVAN 8 FATEESPEGIFIGS TONS ARE SUBJECT TO CHANGE. CONTACT MANUFACTURER 


ANCHOR IN PLACE 
9. THIS PRODUCT IS SHIPPED FULLY ASSEMBLED. 


SD-47 TRÅSKH ENCLOSURE (OR AS APPROVED EQUAL PRODUCT) 


MOUNT 
i %$- SDE-DOOR-OPENING LITTER RECEPTACLE 
3 IN-LINE ANCHOR HOLES AND BOTTOM PLATE RONSTESOSERES SO SD tek] ") 


COVER. 


36-GALLON CAPACITY HIGH 
DENSITY PLASTIC LINER 


SECURITY 
STANDARD LOCKABLE LATCH 


TRASH RECEPTACLE DETAIL N.T.S. 
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26-1/2" ” ALL DIMENSIONS ARE IN INCHES ” 2. ALL FABRICATED METAL COMPONENTS ARE STEEL SHOTBLASTED, ETCHED, PHOSPHATIZED, PREHEATED, 
AND ELECTROSTATICALLY POWDER-COATED WITH T.G.1.C. POLYESTER POWDER COATINGS. PRODUCTS ARE FULLY 
CLEANED AND PRETREATED, PREHEATED AND COATED WHILE HOT TO FILL CREVICES AND BUILD COATING FILM. 
COATED PARTS ARE THEN FULLY CURED TO COATING MANUFACTURER'S SPECIFICATIONS. THE THICKNESS OF 
, 25 THE RESULTING FINISH AVERAGES 8-10 MILS (200-250 MICRONS). 
1/4" x 1-1/2" N ) 3. IT IS NOT RECOMMENDED TO LOCATE ANCHOR BOLTS UNTIL BENCH IS IN PLACE. THIS VICTOR STANLEY, INC. 
SOLID STEEL SLATS ) NT PRODUCT MUST BE PERMANENTLY AFFIXED TO THE GROUND. CONSULT YOUR LOCAL CODES FOR REGULATIONS. 
) Y 4. ANCHOR BOLTS NOT PROVIDED BY VICTOR STANLEY, INC. 
N SS AV 5. FOR HIGH SALT ABUSIVE CLIMATES, HOT-DIP GALVANIZING BEFORE POWDER COATING IS AVAILABLE. HOT-DIP 
[.—24-3/8" | AV GALVANIZING IS PERFORMED FOR VICTOR STANLEY, INC. BY AN EXPERIENCED QUALIFIED FIRM TO WHICH PRODUCTS 
SS) ARE SHIPPED FOR GALVANIZING. HOT-DIP GALVANIZING INCLUDES AN AGGRESSIVE PRE-TREATMENT AND IMMERSION 
3/8" x 1-1/2" IN A TANK OF CHARGED LIQUID ZINC AT OR AROUND 860'F (460?C). THE RESULTING SURFACE IS RESISTANT TO RUST 
SOLID STEEL BUT HAS SOME UNEVENNESS RESULTING FROM THE BONDING OF THE ZINCTO THE STEEL SURFACE. AS A RESULT, 
INTERMEDIATE THE POWDER-COATING SURFACE FINISH OVER THAT GALVANIZED SURFACE MAY EXHIBIT BUMPS, UNEVENNESS, AND 
ARMREST (BOLT-ON) MAY NOT BE AS SMOOTH AS THE STANDARD FINISH; THIS UNEVEN AND INCONSISTENT FINISH IS NORMAL FOR 
GALVANIZING. CONTACT MANUFACTURER FOR DETAILS. 
ANCHOR IN PLACE WITH 6. ALL SPECIFICATIONS ARE SUBJECT TO CHANGE. CONTACT MANUFACTURER FOR DETAILS. 
1/2" ANCHOR BOLTS 7. THIS PRODUCT IS SHIPPED PARTIALLY UNASSEMBLED. 


5/8" SOLID STEEL ROD USED 
FOR ADDITIONAL SUPPORT 


PRS—127 BENCH (OR AS APPROVED EQUAL PRODUCT) 


PRODUCTION SERIES —— CONTOURED ÅLL-STEEL BENCH 
1-7/8" TUBULAR STEEL i SHONN: STANDARD 8-FOOT LENGTH 
CROSS-MEMBER OPTONAL KTERMEDIATE ÅRMREST (BOLT-ON) 


97" CENTER-TO-CENTER 


AVAILABLE OPTIONS: 
BLACK POWDER COATING INTERMEDIATE ARMRESTS 
2 WITH ARMRESTS (BOLT-ON) 
LENGTH 
STANDARD 8' (AS SHOWN) 


6 |BENCH DETAIL 


